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CONFIDLNTIAL 




31 May 


25X1 


Conference CD-79» Crtera V j* vll 


A Bieeting wee bald at LG covering a zevlev of RD-79# 
T.C. 5 7 «t 1000 29 May 19?^ la atteoidBnce were: 
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‘1‘be purp oee of tbe taeetl ng 


prior to 


to review subject contracts 


departuze. 
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'ia«K Order V was reviewed and tbe followlag points 
are aade a natter of record: 

a. Certain items are to be bailed over to look Order 7 
for use in ttie ayotem tests to be pearfonaed under 
Phase B. 


b. 'ibsk Oztksr V to be ejctended W 1 July 1957 io permit 
the coatcsMirtor to jKrepore a r«qp«t>dtMlble master of an 
Instnictlon peopblet for the inreci«Loa oscillator. 


To cover the filter mounts idileh were not delivered 
with the filter undta. 

To permit delivery of the filter olmunscterlstica on 
the filters now r e ad y fox' shlpsirat to the uareiiiouae. 
ThoK itaas have not bees fumiahed by iiLcropnase to 
at this (tete. 


25X1 


|to contlBue attempt to ottaln education type 
drawing from ^llcrophaae. 
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'i^uik Order VII icus reviewd aud tbe foUovlAG points 
are oede a Matter of record: 

a. Oontractiog Officer vlU extend final delivery date 
(iOQludlQg data froa system testing) to 1 f^epteaber 
1957 • That all Itetas trlU be fuznisbed («a beretofore) 
on aa as amilahle basis. 



b. A review of tlks lacroase scope incurred tbrougU tbe 
Ooveroaent rsqairlng a resyaMaent poser supply. Subject 

unit to be ooAflgured by to sate tilth tbs £/CS>3 25X1 

Slid E/CS-3!Ii> systems* 

c. Teatatise delivery, based i^on coeyopsat deliveries, 
for the Ttmae C activity aqplifier units is planned 
to be 15 JWy 1957* 

d. Esta b lls hw s nt that an instruction pamphlet will be 
required fbr the activity ax^Iiflsr. 

«. That the t«R> sets of ii^t poser cables (2&srDCl thzxsugk 
2&VDC9} would be returned to contracto r tor replacemaat 
of tbs #20 sire with #14. ^haa re^sition 25X1 

on band). 



0C-E/88bD-EP/LBR:iaJr (31 May 57 ) 

cc: RfikD Subject File 
f<i>nthly Report 
- iiD-79, T.o. 7 
R&D Chrono 
EP Chrono 
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